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Seer Bids 


He have run Into * difficulty Which causes us to ask for your in- 
dulgence. 


disconnects for the seat yacks/ survival kits were shifted fro® 
313 to Contractor-furnished early this year, this offered the possibility 
of obtaining them at less cost to the Government, as has been accompli shed 
on other items. 


STATINTL 


We procured and have received 50, the required quantity, from ■&« 
Aerotec Corporation, the tmnufacturer, at a wait price of $3^3. ta, and total 
price of fa 7 .171. 00. T he part number, ae previously supplied to | | 

""'Tj A 1'SJlM- 


1 mm m placed our order, the manufacturers 
that they hed gone out of production o n that it em and 


aentative inr «wM u« 
that the item as current ly improved was their part number 


STATINTL order was pieced for the 


®«€TATINTL 

received* We 


, . and that la what we have 

have now determined that they ere sot usable because they are not inter- 
changeable internally With the existing units, although outwardly they ap 
peer identical. 


Is are returning those units to the supplier, who has agreed to 
allow a credit of approximately 20$, thus reducing his bill from $17,171*0® 
to $13,6^.00. (He has indicated that he can presently use only a snail 
portion of the parte. We will continue to follow up with him with the ob- 
jective of assuring maximum possible uee of the parts and corresponding 
further reduction of his bill.) 


We have now ordered 50 of the | | u nits. Which is the re-STATINTL 

qulred item. Vh e supplier's price for these is $353.88 per unit, $17*09**00 
total. These are pursuant to BP-1917 and IP-1918 and cause no problem. 

Respecting the unusable ones, we propose to charge SP-1918 at cost 
to us. Presently that is $13,63^.00. We hope subsequently, as indicated 
shove, to obtain further reduction which in turn will be credited to SP- 
1518* Consequently, we request your approval to charge to 8P-191S the cost 
of 50 SA-1500-3 disconnects, not to exceed $13,63^.00. 


We de eply regret the error which occurred in this matter. On the 
brighter side, the economies realised on other survival kit items because of 
direct LAC purchase have more than made up for this boot. 


Ve ry truly yours. 
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css ^Contracting Officer 
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